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Message Text 

CONFIDENTIAL 

PAGE 01 DAMASC 01373 1 10940Z 
ACTION OC-06 

INFO OCT-01 EUR- 12 NEA-10 ISO-OO CCO-OO OCL-OO OCPE-OO 
A-01 SY-05 FBOE-OO /035 W 

070430 110943Z/21 

P 101202Z MAR 78 
FM AMEMBASSY DAMASCUS 
VO RUEHC/SECSTATE WASHDC PRIORITY 7162 
INFO AMEMBASSY ATHENS 
AMCONSUL KARACHI 

CONFIDENTIAL DAMASCUS 1373 

DEPT FOR A/SY/OPS/T, A/SY/NSU, A/SY/OPS/FO, OC/PE, A/FBO; 

KARACHI FOR RCO; ATHENS FOR ATO AND OIC/TSO 

E.O. 11652: GDS 

TAGS: ASEC, AFAC, ABLD 

SUBJ: SKYLINK/SKYMUX INSTALLATION 

A) DEPT MEMO, ABOVE SUBJECT, 1 1/30/77, B) DAMASCUS 0669 

1 . ATO INSTALLATION TEAM ARRIVED POST AND ADVISED, CONTRARY 

TO PREVIOUSLY PROVIDED INSTRUCTION, THAT TELEPHONE ROOM WOULD 
NOT REPEAT NOT BE PREFABRICATED AND SHIPPED TO POST. COST 
ESTIMATE REFTEL B BASED ON ASSUMPTION THAT PHONE BOOTH WAS 
BEING PREFABRICATED. 

2. ASSUME THAT POST WILL NOW HAVE TO PURCHASE MATERIAL 
LOCALLY. UNFORTUNATELY THIS ALSO NECESSITATES SEABEE TEAM TO 
ARRIVE DAMASCUS PERFORM CONSTRUCTION OF TELEPHONE BOOTH UNIT 
ASAP. POST HAS THEREFORE DETERMINED ESTIMATED COST OF 
MATERIALS FOR 

CONSTRUCTIONPHONE BOOTH TO BE 2,00 L.S. 

(3.90 L.S. EQUALS ONE U.S. DOLLAR). THIS WOULD COVER 
COST OF WOOD TO CONSTRUCT WALLS (5MM PLYWOOD ON EACH 
SIDE OF APPROX 2" B4'"S ) TWO-SPEED FAN, LIGHT FIX- 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 DAMASC 01373 1 10940Z 

TURE AND 2" SOLID WOOD DOOR. NO CONTRACTOR COST ANTICI- 
PATED. 

3. POST WOULD LIKE TO POINT OUT ALTERNATE OPTION WOULD 
BE INSTALLATION OF PHONE IN ACR SCHEDULED FOR INSTALLA- 
TION IN NEAR FUTURE. 
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4. ADVISE SOONEST ETA SEABEE TEAM AND FUNDING DATA SO 
WORK MAY BE PLANNED AND MATERIALS OBTAINED IF PHONE 
BOOTH IS TO BE CONSTRUCTED. IF ACR TO BE USED, PLEASE 
ADVISE. 

MURPHY 


CONFIDENTIAL 


NNN 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 10 mar 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978DAMASC01373 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Expiration: 

Film Number: D7801 09-061 5 
Format: TEL 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780384/aaaacsvp.tel 

Line Count: 67 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 5db1acc9-c288-dd1 1-92da-001cc4696bcc 
Office: ACTION OC 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 26 may 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3377092 
Secure: OPEN 
Status: NATIVE 

Subject: SKYLINK/SKYMUX INSTALLATION A) DEPT MEMO, ABOVE SUBJECT, 1 1/30/77, B) DAMASCUS 0669 
TAGS: ASEC, AFAC, ABLD 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/5db1acc9-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 

Sheryl P. Walter 
Declassified/Released 
US Department of State 
EO Systematic Review 
20 Mar 2014 

Markings: Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



